PROCESS DEVELOPMENT PROJECT PLfiN- 
PRODUCT DEVELOPMENT 239 R&D MAJOR PROGRAM 


Page no. 72 


Requestor: 

Start: 01/81/92 End: 12/30/92 

Outside Resources: 



PERSONNEL ASSIGNED 

m YEARS TO GQ 
CURRENT YEAR 

RAN YEfiRS rOiGC 
NEXT IE MONTHS 

AMENT, c: 

0.10 

0.10 

BAKER, G, 

0.10 

0.10 

BALIiSA J; V 

0.10 

0.10 

BASSEIELD, R 

0. 10 

0.10 

BRANCH,: L 

0.10 

0.10 

BUCKNER, Mi 

0.50 

0.50 

CALLICUTT, C 

0.15 

0.15 

CHARLES, Ai 

0; 15 

0.15 

ESPERDY, B 

0.10 

0.10 

HANDY, B 

0110 

0. 10 

HSU, F 

0150 

0.50 

INGRAHAM,, D 

0120 

0.20 

JENSEN, N 

0! 10 

0.10 

JONES, R 

0, 10 

0.10 

LANGLEY,, S 

0110 

0.10 

LARUS, T 

0, 10 

0.18 

LAYMAN, S 

0.20 

0.20 

LEWIS, w 

0.40 

0.40 

LIPSCOMB, J 

0.20 

0.20 

NAG IN, D 

0.1i0< 

0110 

MANGRUM, M 

0.101 

0.10 

MCDANIEL, R 

0.25 

0.25 

PICCNE, R 

0.05 

04 05 

FIERGTTI, J 

0.20 

04 20 

RYAN, B 

0.10. 

0410 

SANDERS, J: 

0.20 

0.20 

SELF, D 

0.15 

0.15 i 

SME7ENA, I 

0.25 

0.25 

SLMPTERi T 

0.10 

0.10 

THOMAS, E 

0.10 

0.101 

THOMPSON, L 

0.20 

0.20 

TORRENCE, K 

0.10 

0.10 

VILCINS, G 

0.05 

0.05 

'WATSON, D 

0.10 

0.10 

WOOTEN, J 

0.10 

0.10 

YANG, SI 

0.20 

0.20 


Total Regaining Project Man Years: 

5.75 

Man Years to go Current Year.....: 

5.75 

Man Years to go Next 12 Months..,,: 

5.75 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169305 












199c ORIGINAL OPERATING BUDGET INFORMATION 


Page ncn 
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Na: BUDGET! INFORMATION AVAILABLE FOR PROJECT 239 


1992 GRIGlNflll CAPITAL BUDGET INFORMATION 

**** NO CAPITAL BUDGET INFORMATION,AVAILABLE FOR PROJECT £09 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169306 



PROCESS DEVELOPMENT PROJECT PLAN 


Page no. 


74 


PRODUCT TEGHN0LG3Y, £10 R&D: MAJOR PROGRAM 


Requestor! 

Start;: 01/01/92 End: 12738/92 


Outside Resources: 


_ Project Budget: _ 

Capital I Expense 
i 0,80 i V 8. 00 


PERSONNEL ASSIGNED 

MAN YEARS TO GO 
CURRENT YEAR 

MAN YEARS TO SO 
NEXT 12 MONTHS 

ATKINSON, D 

0.20 

0.20 

>T 

CQ 

0:58 

0.50 

CLAFLIN, W 

0.50 

0.50 

CRAvuTTA, Tl 

0i 18 

0.10 

DEMIAN, B 

0,10 

0.10 

GANNON, T 

0,80 

0.80 

3ER6ELY, A 

0,70 

0.70 

HALL, Ji 

0.70 

0170 

HEARN, J: 

0.65 

8.85 

FOiDRICKS, B 

0.70 

0:70 

mayer; b 

0,80 

0:88 

MONAHAN, B 

0.30 

0130 

NEWMAN, D 

0.25 

0:25 

NEWSOME, R 

0.85 

0,85 

PARTGN, 8 

0.45 

0:45 

RYDER; J; 

0.55 

0.55 

SHELTON, J 

0.20 

0.20 

SPRUILL, J 

0.30 

0.30 

VINSON, L 

0.40 

0,40 

WASHINGTON, 2 

0.70 

0.701 

WETTLE, L 

0.35 

0.35 

YATRAKIS; G 

0. 10 

0.H0I 

Total Reiaimng; Project Man Years: 

10.20 

Man Years to go 

Current-Year.....: 

10.20 

Man; Years to go 

Next 12 Months...: 

10.20 


1992 ORIGINAL OPERATING BUDGET INFORMATION 

ACCOUNT mm 01a FOR overtime 

5R6 2,500 FILTER TEST, SLITTING, PLUGGING,,HND: ASSEMBLY OF FILTER 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169307 






1992 ORIGINAL OPERATING BUDGET INFORMATION 
SUBSUBTOTAL: 2,5S3 

ACCOUNT m FOR TRAVEL 


5R4 

1,648 

FACTORY TRIALS 

SUBSUBTOTAL; 

1,646 


ACCOUNT NUMBER 035 FOR WEAL3/ENTMT 80% 

m 

326: 

FACTORY TRIALS 

SUBSUBTOTAL: 

326. 



ACCOUNT NUMBER 375 FOR EXP. DIRECT HAIL, 


5R4 

9,243 

NEW FLAVOR MATERIALS 

5R6 

7,158' 

TIPPING,PLUGURAP, CIS WRAPPERS, PACKAGE MATERIALS 

SUBSUBTOTAL: 

16,401 



ACCOUNT NUMBER 160 FOR MISC£LLAf£CUS 


5R4 

68 

PRODUCT TECH SUPPORT 

'SUBSUBTOTAL: 

68: 



ACCOUNT NUMBER 411 FOR SEMINARS 


5R4 

5*6- 

NEU; TECHNOLOGY TRAINING 

SUBSUBTOTAL: 

5% 



ACCOUNT NUMBER 632 FOR PURCHASED SRVCS 
5R4 1,731 ANALY. EQUIPMENT MAINTENANCE CONTRACT 

SUBSUBTOTAL: 1,731 

ACCOUNT NUMBER 691 FOR OS-LAB 


5R4 

3, ,632 

CHEMICALS 4 LAB SUPPLIES FOR PROGRAM SUPPORT 

SUBSUBTOTAL: 

3,632: 


SUBTOTAL: 

26,850i 



1992 ORIGINAL CAPITAL BUDGET INFORMATION 

**** NO CAPITAL BUDGET INFORMATION AVAILABLE FOR PROJECT 210 


Page no. 75 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169308 



PROCESS DEVELOPMENT PROJECT PLAN 


Page no. 
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PROJECT 7GMGRRGU £12: ittD MAJOR PROGRAM 


Requestor: 

Start;: 31/01/92 End: 12/30/92 

Outside Resources: 




MAN YEARS TO SO 

KAN YEARS TO GO 

PERSONNEL ASSIGNED: 

CURRENT YEAR 

NEXT 12 MONTHS 

ACM. SCR. 

0.10 

0. 10 

ALLEN, J, 

0130 

0.30 

AMICK, 0 

1.00 

1.00 

CAD 

0150 

0.50 

callicutt, c 

04 02 

0.02 

D«YERj R 

1.00 

1.00 

SALTAN, N 

0430 

0.30 

GOODWIN, l 

1.00 

1.00 

HANDY, 3: 

0.05 

0105: 

HAG, J 

1.00 

1.00 

KELLOGG, D 

11.00 

1.00! 

LANZILLQTTI, H 

1.00 

1.00 

LEISTER, D 

1.00 

1.00 

LODGE 10 

0.50 

0.50 

maini. supv. 

0. 10 

04 101 

MCRAE, D: 

0.15 

0.15 

«CRAL, J 

0.03 

0.03 

NEUMAN, C 

0.50 

0.50 

PEACE, 3 

0.25 

0.25 

ROGERS,, R: 

0.30 

0.30 

RYAN, 3 

0.10 

0.10 

SELF, D 

0.02 

0.02 

SHAFER, K 

0.20 

0.20 

SIMPSON, D 

1.00 

1.00 

SMITH, L 

0.05 

0.05 

TINDALL, J 

0.02 

0.02 

TRIPPETi, R 

0.30 

0.38 

KAYMACK, 3 

1.00 

1.00 

YANG, S 

0.20 

0.20 

YI, S 

1.00 

1.00 

Total Regaining Project Man Years: 

14.04 

Man Years to 

go Current Year.....: 

14.04 

Man Years to 

go Next 12 Months*.,: 

14.04 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169309 







1992 ORIGINAL OPERATING BUDGET INFORMATION 


Page no, 
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ACCOUNT NUMBER 330 FOR TRAVEL 


3R3 

11,125 

TlRAVa TO U. VA. 

ERE 

530 

ARD SUPPORT 

3R4 

21,309 

PROF. MEETIN6S/C3URSES 

3R4 

1,947 

VENDER VISITS 

3R4 

3,450 

BUSINESS TRAVa 

5R7 

4, Ml 

PAPER TECHNOLOGY SUPPORT 

SUBSUBTOTAL: 

33,202 


ACCOUNT 

NUMBER 335 FOR MEhLS/ENTMT, M% 

3R3 

176 

TRACKS 030 ACCOUNT 

2R2 

120 

ARD SUPPORT 

3R4 

3,338 

PHYS. RESEARCH SUPPORT 

5R7 

549 

PAPER TECHNOLOGY SUPPORT 

SUBSUBTOTAL; 

4,183 


fiCCGUNT NUMBER 076 FOR EXP. 

MATERIALS 

jR7. 

18,286 

PAPER TECHNOLOGY SUPPORT 

SUBSUBTOTAL: 

18,286 


ACCOUNT NUMBER 160 FOR MISCELLANEOUS 

3R3 

55 

INTERVAL MEETING 

SUBSUBTOTAL: 

55 


ACCENT NUMBER 411 FOR SEMINARS 

3R3 

123 

TRAINING i SEMINARS 

2R2 

360 

ARD SUPPORT 

3R4 

10,571 

W/5 AND CCNV* 

SUBSU3IQTAL: 

11,054 



ACCOUNT NUMBER 470 FOR CONSTANT SVC 


3R4 

7,476 

S.V. PATANKAR 

SUBSUBTOTAL:; 

7,476 



ACCOUNT NUMBER 472 FOR PROF SRVC - INOIV 


3R3 

25,000 

NEWTON RAD. AT Ui VA. 

3R4 

161,930 

SETON mu AUGUSTINE 

3R4 

6,229 

IN HOUSE COURSES 

3R4 

2,457 

CREARE .X 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169310 



1992 ORIGINAL OPERATING BUDGET INFORMATION 


Page no, 


78 


SUBSUBTOTAL: 195,616 

ACCOU?^T! NUMBER 632 FOR PURCHASED SRV.CS 


2R4 

3, m 

ADMIN, SUPPORT 

3R3 

10,803 

REACTOR TIME AT U. VA. 

m 

2,080 

ARD SUPPORT 

7Ri 

12,000 

CREARE, FLUENT 

7R1 

8,100 

IBM - SOW MAINT. 

SUBSUBTlOTAL: 

35,180 


account 

NUMBER 891 FOR 03-LAB 

3R3 

992 

CHEMICALS 4 SOLVENTS 

2R2 

3,240 

ARD SUPPORT 

3R4 

55,836 

PHYS. RESEARCH SUPPORT 

3UBSUBTQTAL: 

59,368 


ACCOUNT NUMBER 857 FOR PUBLICATIONS 

2R4: 

5, mi 

ADMIN. SUPPORT 

SUBSUBIOTfLs 

5,000 


SLBTCTAL:: 

369,920 



1992 ORIGINAL CAPITAL BUDGET INFORMATION 



10, 000 

GAMMA SPEC. SYSTEM 


60,000 

IR CAMERA t ASSOCIATED EQUIP. 


30,300 

KASS5PEC PC HW/SW 

TOTAL: 

100,000 



Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169311 




PROCESS DEVELOPMENT PROJECT PLAN 


Page no. 


79: 


FILTRATION TECHNOLOGY El3 RM) MAJOR PROGRAM 


Requestor: 


Start::; 81/01/92 End: 12/38/92 


Project Bugget: 


Outside Resources: 

Capital 1 

ii Expense 


$ 0.00 i 

M S 0, 


PERSONNEL ASSIGNED 

MAN YEARS TO 30 
CURRENT YEAR 

MAN YEARS TO GO 
NEXT 12 MONTHS 

ALLEN, J 

0.20 

0.20 

AMENT, C 

0.05 

0.05 

BRANCH, L 

0.05 

0.05 

FINLEY, A 

0.35 

0.35 

GAUTAM, N 

0.20 

0.20 

GERGELY, A 

0.30 

0.30 

HALL, J 

0.30 

0.30 

HANDY, B 

0.05 

0.05 

HAYES, D 

0.30 

0.30 

HEARN, J 

0.35 

0.35 

JIMS, R 

0.05 

0.05 

RGLLER* K 

0.10 

0.10 

LARUS, T 

0.05 

0.05 

LASLIE, d: 

0.60 

0,60 

LODGE 10 

0.50 

0.50 

VCUMAjJ U 

0.60 

0.60 

NEWSOME, R 

0.15 

0.15 

patirgn; s 

0.55 

0155 

ROGERS, R 

0.20 

0.20 

RYDER, J 

0.45 

0.45 

SELF, 0 

0.02 

0i02 

SHELTON, J, 

0.10 

0.10 

TRIPPET, R 

0.20 

0.20 

WASHINGTON, 2 

0.30 

0.30 


Total Re*aiiung Project Man Years: 6.52 

M£n Years t o go Current Year. ,.. . .: 6. 52 

i%v Years to go Nfext 12 Months.,, .: 6.52 


1992 ORIGINAL OPERATING BUDGET INFORMATION 


ACCOUNT NUMBER 010 FOR OVERTIME 

5R6 1,256 FILTER MAKING,SLITTING,PLUGNAKING,HAND ASS’Y 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169312 





1992:ORIGINAL OPERATING BUDGET MgjfflATIQN 


Page no. 


80 


SuBSUBTQTAli:; i,c56 

ACCOUNT NUMBER 330 FUR TRAVEL 


5R7 

7,370 

PAPER TECH SUPPORT 

jR6 

2,800 

MILL RUNS 

5R6 

2,800 

FACTORY TRIALS 

5R6 

3,423 

LOCAL MILEAGE i MISC TRAVEL 

5R6 

4,000 

WEB TRIALS 

5R6 

6,000 

EUROPE TRIP 

5R6 

6,000 

SEMINARS . 

2R2 

400 

ARD'SUPPORT 

SU33UBTGTAL: 

31,193 


ACCOUNT NUMBER 035 : FOR MEALS/ENTNT 30* 

5R7 

620 

PAPER TECH SUPPORT 

5R6 

2,737 

FILTRATION SUPPORT 

cR2 

90 

ARD'SUPPORT 

SUB3UBTDTAL: 

3,647 


ACCOUNT NUMBER 075 FOR EXP. DIRECT MATE. 

5R6 

4,000 

CARBON SAMPLES 

cn 

5,000 

PZ SAMPLES 

5R6 

10,000 

TOW SAMPLES 

5R6 

45,808 

SPECIALTY FILTERS 

SUBSUBTOTAL: 

64,000 


ACCOUNT NUMBER 076 FOR EXP. MATERIALS 

5R7 

4,821 1 

PAPER TECH SUPPORT 

CR6 

10,000 

BINDERS, PAPER MAKING AIDS 

m 

10,800 

OTHER WEB:MATERIALS 

5R6 

35,830 

CHEMICALS* FLAVORS, ADDITIVES 

jRo 

80,000 

CA STAPLE . 

SltBSUBTOTAL:; 

140,651 


ACCOUNT' 

NUMBER 078 FOR EXPERi DESIGN 

5R6 

3,236 

FABRICATED PARTS 

5R6 

21,000 

KDF ELECT:., UPGRADE 

SUBSUBTOTALs 

24,236 



ACCOUNT NUMBER 160:FOR MISCELLANEOUS 


5R6 

1,036 

REFRESHIOTS, PETTY CflSH 

SUBSUBTOTAL: 1,036 



ACCOUNT NWER 2531 FOR RENTALS 

5R6 

2,457 

ANCILLARY FILTER EQUIP. 

5R6 

18,000' 

HCaiOSENIZER 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169313 



1992 QRIGINflL OPERATING 3UD5ET INFQRjjftTlON 


Page no, 


81 


3UBSU3TGTAL: 12,457 

ACCOUNT NUMBER 411 FOR SEMINARS 


5R6 

2,030 

1 DAYi SEMINARS (10) 

5R6 

2,647 

GROUP TRAINING 

5R6 

5,000 

1 WEEK SEMINARS: (5) 

5Ro 

a; 000 

U OF R (£) 

2R2 

270 

PRD SUPPORT 

SU3SU3IGTAL: 

17,917 


ACCOUNT NUMBER 472 FOR PROF SRVO INDIV 

5R6 

5^ 190 

DR: D. KRASKE - CONSU.TONT 

3U3SUBTGTAL: 

5,190 


ACCOUNT NUMBER 632 FOR PURCHASED SRVCS 

5R6 

2,000 

EXPER! STAPLE CUTTING 

5R6 

2,274 

MISCELLANEOUS 

5R6 

3,000 

MATERIAL TESTING 

5R6 

10, ,0001 

INST,R./EQUIP. REPAIRS AND MODS. 

5R6 

15,000 

PM WEB MILL RUNS 

oRb 

136, m 

PM WEB PILOT TRIALS 

2R2 

1,560 

ARD SUPPORT 

SUBSCBTQTAL: 

169,834 


ACCOUNT NUMBER 634 FOR REPAIR PARTS 

5R6 

2,000 

CQATER PERFORATOR REPAIR 

5R6 

2,580 

SLITTER REPAIR 

5Rb 

6,080 

ESP REPAIR: 

5R6 

10 , m 

PLUSMAKER REPAIR 

SUBSUBTOTAL: 

20,530 


ACCOUNT: NUMBER:691 FOR OS-LAB 

5fio 

15,485 

TOOLS, SPEC. I'NSTRU., MISC. MATERIALS 

m 

2,430 

ARD SUPPORT 

SUBSUBTOTAL: 

17,835 


SUBTOTAL: 

589,832 



1992 ORIGINAL CAPITAL BUDGET INFORMATION 

100,000 NEW INSTRUMENTATION 


TOTAL: 100,888 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169314 




PROCESS DEVELOPMENT PROJECT PLAN 


Page no. 


TOBACCO BIOCHEMISTRY, 214' JUD MAJOR PROGRAM 


BE 


Requestor: 

Start: 01/01/92 End: 12/30/92 

Outside Resources: 



Capital i Expense 


$ 0.00 I $ 0.00 




PERSONNEL ASSIGNED: 

MAN YEARS TO GQ 
CURRENT YEAR 

MAN YEARS TO GQ 
NEXT 12 MONTHS 

ABM. SCR 

0! 10 

0.10 

AMENT, C 

0.05 

0.05 

AYERS, d 

1.00 

1.00 

BASSEIELD, R 

0. 10! 

0.10 

BRANCH, 11 

0.05 

0.05 

BROWN, L 

3.751 

3.75 

COMES, R 

0.38 

0.38 

DAVIES^ B 

0.20 

3120 

DAVIES, S 

* l.M 

1.00 

DREUj s; 

11.00 

1.00 

tSrERDY, B 

0. 10 

0110 

FORTE, R 

1l00 

1.00 

GEAR, J 

0.05 

0:05 

HANDY, B 


0.05 

riASSAM, S 

1.00 

1.001 

HALIT,,, Si 

1.00 

1.100 

rtLIAMS, R, 

1.00 

1.00 

HEMPFLING, W 

0.45 

0.45 

IZAC, r: 

0. S3 

0.30 

JENSEN, N 

0.10 

0.13 

JONES, R 

0.05 

0.05 

KAISER, ; R 

1.00 

1100 

KINSER,, R 

0.60 

0.60 

KRAliSS,, M; 

1.00 

1.00 

KURTH,, P 

1.00 

1L00 

LARUo, T 

0.05 

0.05 

LODGE ift 

0.05 

0.05 

KAINTl SUPV 

0.10 

0.10 

HALIK^ V 

1.00 

1.00 

MANGRUM, M 

0.05 

0.05 

MCOIEN, R 

0.10 

0.10 

MCDANIEL,; R 

0.03 

0.03 

MCRAE, D 

0.38 

0.38 

MICHALIK, T 

1.00 

1.00 

MORGAN, R 

1.00 

1.00 

MORRTSETTE,, E 

8.10 

0.10 

NAKATANI, H 

1.00 

1.00 

NEWELL, S 

0.75 

0.75 

NEUMAN, D 

0.05 

0.05 

PENN, M 

0.25 

0.25 

POWELL, J 

1.00 

1.00 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169315 




PROCESS DEVELOPMENT PROJECT PLAN 


Page no. 


83 


TOBACCO BIOCHEMISTRY 214 R&D MAJOR!PROGRAM 


Requestor: 

Start: 31/01/92 End: 12/33/92: 

_ Project Budget: _ 

Outside Resources: Capital I Expense 

$ 0.30 I $ 3.30 



m YEARS TO GO 

MAN YEARS TO GO 

PERSONNEL ASSIGNED 

CURRENT YEAR 

NEXT 12 MONTHS 

SELF, D 

0.02 

0.02 

SHULLEETA, M 

1.00 

1.00 

STEELE,, Mi 

0.60 

0.60 

SUMPTER, I 

0.30 

0.30 

TATUM, C 

0.75 

0.75 

TINDALL, J 

0.05 

0.05 

TURNER, D 

1.00 

1.00 

VAUGHAN, 5 

1.30 

1.00 

rtAHAB, S 

1.00 

1.00 

WcTTlE, L 

0i05 

0.05 

YU, T 

1.00 

1.00 


Total Retaining Project MAn Years: 27.51 

Man Years to go Current Year : 27.51 

Man Years to go Next l£ M6nths...: 27.51 


1992:ORIGINAL OPERATING BUDGET INFORMATION 


ACCOUNT NUMBER:018'FOR OVERTIME 


3R3 

£,,508 

GREENHOUSE SUPPORT 

SUBSUBTOTAL: 

2,500 



ACCOUNT NUMBER 030 FOR TRAVEL 


3R3 

1,533 

TRAVEL TO VENDORS, USDA, EXPERIMENTAL STATIONS 

2R2 

1,080 

ARD SUPPORT 

2R3 

32,797 

TOBACCO BIO SUPPORT 

SUBSUBTOTAL: 35,369 

ACCOUNT NUMBER 035 FOR MEALS/ENTMT 60% 

3R3 

236 

TRACKS 030 

2R2 

240 

ARD SUPPORT 

2R3 

3,579 

TOBACCO BIO SUPPORT 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


9TCG9T0202 






1992 ORIGINAL OPERATING BUDGET INFORMATION 


Page no, 


3UBSUBTQTAL: 4,355 

ACCOUNT NUMBER 160 FOR MISCELLANEOUS 


3R3 

55 

TRAINING 

SUBSUBTOTAL: 

55 



ACCOUNT! NUMBER 41.1 FOR SEMINARS 


3R3 

164 

SEMINARS,PRESENTATIONS BY INVITED SPEAKERS 

ERE 

730 

ARD SUPPORT 

2R3 

21,314 

TOBACCO BIO SUPPORT 

SLBSUBTOTAL: 

22,288 



ACCOUNT NUMBER 470 FOR (MJUM SVC 


2R3 

6,116 

TOBACCO BIO SUPPORT 

SUBSUBTOTAL: 

6*116 



ACCOUNT NUMBER 472 FOR PROF SRVC> INDI'V 


£R3 

6,025 

TOBACCO BIO SUPPORT 

SUBSUBTOTflL: 

6,325 



ACCOUNT NUMBER 632 FOR PURCHASED SRVCS 


2R4 

3,3001 

ADMIN. SUPPORT 

7R1 

14,380 

TOPKAT SW . 

2R2 

4, ,170 

ARD SUPPORT 

2R3 

31^982 

TOBACCO BIO SUPPORT 

SUBSUBTGTAL: 

53,532 



ACCOUNT NUMBER 691 FOR OS-LAB 


3R3 

1,328 

CHEMICALS! AND SOLVENTS 

5R3 

1,800 

CHROMATOGRAPHY SUPPLIES 

2R2 

6,480 

ARD SUPPORT 

2R3 

204,669 

TOBACCO BIO SUPPORT 

SUBSUBTOTAL: 

214,477 



ACCOUNT NUMBER 857 FOR PUBLICATIONS 


2R4 

5,000 

ADMIN. SUPPORT 

SUBSUBTOTAL:; 

5,000 


SUBTOTAL: 

349,328 



84 


Source: https://www.indi. itrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169317 



159E ORIGINAL CAPITAL BUDGET INFORMATION! 


Page no, 


35; 


TOTAL:! 


35,000 

WATERS b5fi HPLC SYSTEM 

50,000 

BEDOWN HPCE 

13,000 

“ILLIPORE ED SYSTEM! 

5,000' 

AUTQSAMPUER FOR ION CHRQMAT05. 

7,000 

VARIABLE WAVELENGTH UV DETEC. 

IE,000 

HP5890 6C FOR GC/TEfl 

53,000 

HPLC!W/DATA HANDLING CAPABIL. 

175,000 



Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169318 




PROCESSiDEVELOPMENT PROJECT PLAN 


Page no, 


37 


OTHER PROGRAMS SIS R&D ftflJCR PROGRAMS 


Requestor: 


Start;:; 01/01/92 Ends 12/30/92 


Project Budget: 


Outside Resources: 

Capital 1 

1 Expense 


♦ 0.00 1 

1 i 0.00 


PERSONNEL ASSIGNED; 

MAN YEARS TO SO 
CURRENT YEAR 

MAN YEARS TO GO 
NEXT 12 MONTHS 

PATSKAN, G 

1.00 

1.00 

PENN; M 

3.75 

0.75 

PIEROTTI, J 

0105 

0.05 

i 

CD 

0.20 

0.20 

SANDERS, Ji 

0.15 

0.15 

SELF, D 

0.05 

0.05 

SHAFER, K 

0.20 

0.20 

SHAFER, K 

0.20 

0:20 

SMETENA, I 

0.10 

0.10 

SOWERS, S 

0.20 

0120 

SUMPTER, T 

0.30 

0:30 

THOMAS, E 

0.50 

0:50 

VILCINS, G 

0.25 

0:25 

WGGTEN,, J 

0.20 

0 . 20 ; 

YANG, S 

0.10 

0. 101 


Total Regaining Project Nan Years: 20.El 
Nan Years; to go Current Year..,...: 20.61 
Nan Years to go Next 12 Months.,..: 20.61 


1992 ORIGINAL OPERATING BUDGET INFORMATION[ 


ACCOUNT NUMBER 030 FOR TRAVEL 


2R3 

5,575 

TOBACCO BIO SUPPORT 

3R4 

6,162 

PROF. MEETING / COURSES 

3R4 

563 

VENDOR VISITS 

3R4 

993 

BUSINESS TRAVEL 

SUBSUBTOTAL: 

13,298 



ACCOUNT NUMBER!035 FOR MEALS/ENTMT 30% 


2R3 

3R4 


603 TOBACCO BIO SUPPORT 

965 MEALS/ENTERTAINMENT 


—* *■- 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169319 






1992 ORIGINAL OPERATING BUDGET INFORMATION 


Page no. 


SUBSUBTOTAL: 1,573 


ACCOUNT NUMBER 411 FOR SEMINARS 


2R3 

3,623 

TOBACCO 1 BIO SUPPORT 

m 

3,057 

SEMINARS!FOR OTHER PROGRAMS 

SUBSUBTQTAL: 

6,660 



ACCOUNT NUMBER 470 FOR CONSTANT SVC 


2R3 1,340 TOBACCO BIOiSUPPORT 

SuBSUBTOIAL: 1,340 

ACCOUNT! NUMBER!472 FOR PROF SRVC - INDIV 
2R3 1,324: T03ACC0 BIO SUPPORT 

SUBSUBTOTAL: 1,024 


ACCOUNT NUMBER 632 FOR PURCHASED SRVCS 


2R3 

5,436 

TOBACCO BIO SUPPORT 

□UBSUBTGTiAL: 

5,,436 


ACCOUNT NUMBER 691 FOR 0S-UA8 

2R3 

34,823 

TOBACCO BIO SUPPORT 

2R3 

34,823 

TOBACCO BIO SUPPORT 

3R4: 

16,089 

OS SUPPLIES FOR OMR PROGRAMS 

SUBSUBTQThL: 

85,735 


SUBTOTAL:: 

114,786 



1992 ORIGINAL CAPITAL BUDGET INFORMATION 

71,732 NO CHN6S ARE FRECST(OTHER PRO) 


TOTAL: 


71,732 


SB' 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169320 




m SUPPORT 


PROCESS DEVELOPMENT PROJECT PLAN 
CIS R8tD KAJGR: PROGRAM 


Page no. 89: 


Requestor: 

Start: 01/01/92 

Outside Resources: 


End: 12/30/92: 


Project Budget: 


Capital 


Expense 

i 0.00 





MAN 1 YEARS TO GO 

MAN YEARS 

PERSONNEL ASSIGNED 

CURRENT YEAR 

NEXT 12 ffl 

3ASHAK, N 

1.00 

1L00 

BASS, R 

0.75 

0.75 

BAUGH, n 

1.00 

1.00 

3EAHM, D 

1.00 

1.00 

BEW, R 

1.-00 

1.00 

Sj-AIRj G 

1.00 

1.00 

BROWN, C 

1.00 

1.00 

3EGWN, s 

1.00 

1.00 

CARTER* 3 

1.00 

1.00 

CARTER* Y 

1.00 

1.00 

CHAMBERS, E 

1.00 

1.00 

CURTIS, D 

1.00 

1.00 

DUNNAVANT, B 

1.00 

1.00 

FRISCH, A 

0.75 

0.75 

GARMfiN, J 

1.00 

1.80 

GRANTHAM, P 

1.00 

1.00 

HUGHES* S 

1.00 

1.00 

JACKSGN, L 

11.00 

1.00 

JOHNSON, D 

11.00 

1.00 

JOHNSON* L 

1.00 

1.00 

KANG, J 

0.75 

0.75 

LAMBERT, E 

1.00 

1.00 

LEDBETTER, R 

1.00 

1.00 

»_I3HTNER, C 

1.00 

1.00 

LIGHTER, J 

1.00 

1.00 

MEADOWS,, E 

1.00 

1.00 

MITCHELL, K 

1.00 

1.00 

MGKARRY, W 

1.00 

1L00 

MOORE, U 

1.00 

1.00 

NEWELL, G 

0.15 

0,15 

OPERATIONS (S/W> 

56.00 

56.00 

PARKER, D 

1.-00 

1.00 

PETRI, D 

1.00 

1.00 

RANKIN, D 

1.00 

1. 00 

RYAN, N 

1.00 

1.00 

SMELLEY, n 

1.00 

1.00 

SNEAD, 0 

1.00 

1.00 

SPIELBERG, C 

1.00 

1.00 

TUCKER, D 

1.00 

1.00 

WEST, 3 

0i75 

0.75 

WHITING, A 

1.00 

1.00 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 
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PROCESS DEVELOPMENT PROJECT PLAN 


Page no. 90 


m SUPPORT 


216 m MAJOR PROGRAMS 


Requestor: 

Start: 31/01/92 End: 12/30/92 

_ Project 

Outside Resources: Capital I 

V 0.00 i 


m YEARS TO GO MAN YEARS TO GO 
PERSONNEL ASSIGNED CURRENT YEAR NEXT 12 MONTHS 


RILL, N 1.38 1.88 

WOODSON, B 1.08 1.00 

Total 1 Reiaining Project ften Years;:: 96.15 

Man Yiears to, go Current Year.96.15 
Man Yiears to go Next 12 Mbnths...:: 96.15 


1992 ORIGINAL OPERATING BUDGET INFORMATION 


ACCOUNT, NUMBER:018 FOR OVERTIME 


2R4 

90,565 

SALARIED ADMIN. SUPPORT 

2R4 

367,800 

LODGE 10 ADMIN. SUPPORT 

2R4 

20,800 

LOCAL 203 ADMIN. SUPPORT 

7RH 

46,314 

CAD SUPPORT 

3R3 

2,508 

0©l RES SUPPORT 

6R3 

52,147 

CTSD:SUPPORT 

SUBSUBTOTAL: 

578, ,526 


ACCOUNT NUMBER 8£3 FDR SHIR DIFFERENT! 

7R1 

15,051 

CAD SUPPORT 

SuBSUBTGTAL: 

15,851 


ACCOUNT NUMBER 020 FOR TRAVEL. 

4R5 

27,888 

TPtF SUPPORT 

7R1 

51,794 

CAD SUPPORT 

3R3 

7,478 

CHEN RES., SUPPORT 

3R3 

18,288 

LEAF DEPT SUPPORT - CHEM RES. 


Budget: _ 

Expense 

i 0108' 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169322 







mi ORIGINAL OPERATING BUDGET INFORMATION 


Page no. 


91! 


StiBSUBTOTAL: 134,544 


ACCOUNT NUMBER 355 FDR MEALS/ENTMTI 83% 



3/588 

TPiF SUPPORT 

4R5 

4,500 

TPiF SUPPORT 

7Ri 

12; 779 

cad: support 

3R3 

1,179 

CHEM RES. SUPPORT 

3R3 

2,88S 

C1EM RES SUPPORT 

SUBSUBTOTAL: 

24,,841 


ACCOUNT NUMBER 075 FOR EXP. 

DIRECT NATL. 

4R5 

560,000 

TPIF SUPPORT 

SUBSUBTOTAL: 

560,000 


ACCOUNT NUMBER 160 FOR MISCELLANEOUS 

4Rji 

14,300 

TP6F SUPPORT 

m 

30,700 

ADMIN SUPPORT 

m 

1,557 

CAD SUPPORT 

3R3 

370 

OEM RES. SUPPORT 

3R3 

410 

CHEM RES SUPPORT 

6R3 

418,144 

CTSD SUPPORT 

SUBSUBTOTAL: 

465,181 


ACCOUNT NUMBER:170 FOR AUTO EXPENSE 

4R5 

1,500 

TPiF SUPPORT 

SUBSUBTOTAL: 

1,500 


ACCOUNT NUMBER 220 FOR ELECTRICITY 

cR4 

1,652,283 

ADMIN!SUPPORT 

SUBSUBTOTAL:; 

1,652,283 


ACCOUNT NUMBER 253 FOR RENTALS 

485 

83,500 

TPiF SUPPORT 

X 

OJ 

121,366 

COLD STORAGE i EQUIP. - ADMIN SUPPORT 

SUBSUBTOTAL: 

204,866 


ACCOUNT NUMBER 411 FOR SEMINARS 

4R5 

25,000 

TPiF SUPPORT 

2R4; 

33,565 

ADMIN SUPPORT 

2R4 

35,5001 

EVENING SEMINARS - AOMIN] SUPPORT 

7Ri 

42,039 

CAD SUPPORT 

3R3 

821 

CHEM RES. SUPPORT 

3R3 

910 

CHEM RES SUPPORT 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


C2C69T08Q2 



1392 ORIGINAL (PERATING BUDGET INFORMATION 


Page no, 


92 


SUBSUBTGTAL: 137,835 

account; number 472 for prof sayc - mm. 


2R4 

23,000 

SAFETY TRAINING - ADMIN. SUPPORT: 

m 

34,000 

ENG. SEMINARS - ADMIN. SURRORT 

m 

22,837 

CAD SUPPORT: 

3R3 

25,000 

OEM RES. SUPPORT 

3R3 

15,030 

CHEM RES. SUPPORT 

3R3 

10,000 

OEM RES SUPPORT 

3UBSUBT0TAL: 

129,837 


ACCOUNT NUMBER 503 FOR DUES 


2R4 

52,258 

CUES - ADMIN SUPPORT 

2R4 

46,712 

TUITION REFUND - ADMIN SUPPORT 

SuBSuBTGTAL: 

98, ,978 


ACCOUNT NUMBER 540 FOR POSTAGE 

2R4 

62,486 

POSTAGE - ADMIN SUPPORT: 

m 

60,583 

ADMIN SUPPORT 

3UBSUBT0TAL: 

143,869 


ACCOUNT NUMBER 600 FOR TEMPORARY FELP 

4R5 

15,600 

TPiF SUPPORT 

SUBSUBTOTAL:: 

15,800 


ACCOUNT: 

NUMBER;610 FOR COE/INTERNS 

7R1 

121,637 

CAD SUPPORT 

SUBSUBTOTfiL: 

121,637 


ACCOUNT NUMBER:630 FOR OPER SUPPLIES 

4R5 

81,000 

TPiF SUPPORT: 

£R4 

536,611 

MAINTENANCE - ADMIN SUPPORT 

2R4 

522,696 

LAB - ADMIN SUPPORT: 

2R4 

128,692 

OFFICE - ADMIN SUPPORT 

m 

353, ,784 

OPERATING 4 CLEANING - ADMIN 1 SUPPORT 

2R4 

30, ,558 

SAFETY - ADMIN SUPPORT: 

7RI 

471, ,381 

CAD SUPPORT 

SUBSUBTOTAL: 

2,124,722 



ACCOUNT NUMBER 632 FOR PURCHASED SRVCS 


4R5 

120,000 

TPtF SUPPORT 

4R5i 

325, m 

TPiF SUPPORT 

2R4 

1,462,916 

FACILITY,, EQUIP: MAINT, - ADMIN SUPPORT 

2R4 

195,645 

HAZ. HASTE DISPOSAL - ADMIN SUPPORT 

7,R1 

655,031 

CAD SUPPORT 

3R3 

10,000 

OEM RES SUPPORT 

3S3; 

6,000 

CHEM RES SUPPORT 

3R3 

7,500 

OEM RES SUPPORT 

70?__ 

__ _ o ma 

_ rue* .occ coonoT , .. 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


8020169324 



1992 ARIBINfiL QPERATINS BUDGET IiffORMATIGN 


Page no, 93; 


SuBSuBIGIAL: 2,3134,092 


ACCOUNT NftJMBER 634 FDR REPAIR PARTS 


m 

140,330. 

TPflF SUPPORT 

4R5 

200 , m 

TPiF SUPPORT 

4R5 

200,300 

TPiF SUPPORT 

3R3 

2,000 

CHEMiRES SUPPORT 

SliBSUBTOTAU:: 

542, am 


ACCOUNT NUMBER 642 FOR NONDURABLE TOOLS 

4R5 

6,300 

TPiF SUPPORT 

SUBSU3TQTAU; 

6,300 


ACCOUNT 

NUMBER-647- FOR MACH. 

IMPRQV, 

4R5 

125,000 

TPiF SUPPORT 

4RS 

63,500 

TP4F SUPPORT 

4R5, 

60,000 

TPiF SUPPORT 

4R5 

30,000 

TPiF SUPPORT 

435' 

35,000 

TPiF SUPPORT 

4R5 

3«0, m 

TPiF SUPPORT 

4R5 

35,000 

TPiF SUPPORT 

4R5 

38,500 

TPiF SUPPORT 

SUBSUBTOIfiL: 

737,000 


ACCOUNT NUMBER 649 FOR SAFETY EQUIPMENT 

4R5 

5,000 

TPIF SUPPORT 

SUBSUBTOTAL: 

5,000 


ACCOUNT &JMBER 652 FOR NBC EQUIP PORCH 

731 

215,011 

CAD SUPPORT 

SuBSUBTQTAL: 

215,011 


ACCOUNT NUMBER 690iFOR OS-OFFICE 

4R5 

5,380! 

TPiF SUPPORT 

SUBSUBTGTAL: 

5,8001 


ACCOUNT NUMBER 691 FOR OS-LAB 

3R3 

6,640 

CHEMiRES SUPPORT 

3R3 

50,000 

CHEM RES SUPPORT 

3R3 

40,000 

CHEM RES SUPPORT 

3R3 

2,560 

CHEM RES SUPPORT 

333 

7^360 

CHEM RES:SUPPORT 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 
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i m original operating budget information 


Page no- 


94 


8UBSUBIQTAL: 106,560! 


ACCOUNT NUMBER 356 FOR' COST TRANSFER 


4R5 -185,000 TP&F SUPPORT 

4R5 -38,500 TPSF SUPPORT 

SuBSUBTQTAL: -163,500 

ACCOUNT NUMBER 99B FOR PRQJ. COST; TRANS- 

4R5 -436,000 TP4F SUPPORT 

SUBSUBTGIALi, -436,000 

SUBTOTAL: 10,-200,125 


1992 ORIGINAL CAPITA BUDGET INFORMATION 


965,500 

FACILITY IMPROVEMENTS 

30,000 

CHEM RES SUPPORT 

30,000 

CHEN RES SUPPORT 

5,000 

CHEM RES SUPPORT 

107,700 

TP6F SUPPORT 

140,080 

TP4F SUPPORT 

50J-000' 

TP4F SUPPORT 

201,-500 

TP4F SUPPORT 

172,000 

TP4F SUPPORT 

1,612,-500 

TP4F SUPPORT 

32,500 

TP4F SUPPORT 

125*008 

T m SUPPORT 

2,975,000 

TPif SUPPORT 

20,000 

TP&F SUPPORT 

60,000 

PtF SUPPORT 

35,000 

IMAGE ANALY - CTBD SUPPORT 

15,000 

PHYS:TE3T ROBOT - CTSD SUPPORT 

54,-008 

QV OVEN REPL.- CTSD SUPPORT 

35,008! 

X-RAY FLQR.- CTSD SUPPORT 

40,001 

AUTOANALYZER-CTSD SUPPORT 

20,008' 

GILSON GAS PH. - CTSD SUPPORT 

72,000i 

DISK TAPE REP. - ADMIN SUPPORT 

130,0001 

SPARC UP6RAD. - ADMIN SUPPORT 

100,000 

SYS. BACKUP - ADMIN SUPPORT 

30,000 

PEIN. REPL. - ADMIN SUPPORT 

98,000 

COLOR PRIN. - ADMIN SUPPORT 

50,000 

NETWORK HARD. - ADMIN SUPPORT 

25,000 

IS GATEWAY - ADMIN. SUPPORT! 

50 , m 

FIB. OPT. DIST. ADMIN SUPPORT 

50,000 

LEEMAH UPGi - ADMIN SUPPORT 

50,080 

MODEM UPG. - ADMIN SUPPORT 

35,000 

E-I WALL - ADMIN SUPPORT 

27,000 

CD-ROM - ADMIN SUPPORT 

40,000 

DEV ENG 14RK STArADMIN SUPPORT; 

30,000 

TQB MAT MODEL-ADMIN SUPPORT 

20,000 

ADMIN SUPPORT 

20,000 

ADMIN SUPPORT 




Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 
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Page no. 


95 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 



20,300 

ARD-NNR SFTWRE-ACMIN SUPPORT 

14*080 

BCR - ADMIN SUPPORT 

35*080 

CRD-UVA BROS - ADMIN SUPPORT 

40*080 

MUL SFTUR. - ADMIN SUPPORT 

70 j 800 

PHY MOD. - ADMIN SUPPORT 

30*808 

SOFTWARE - ADMIN SUPPORT 

7 f 961,701 



Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169328 




PROCESS DEVELOPMENT PROJECT! PLAN 


Pag? no. % 


**+*: NO MANPOWER'INFORMATION AVAILABLE FOR PROJECT 317 


1893 0RI3INAL OPERATING: BUD3ET, INFORMATION 


ACCOUNT: NUMBER: 050 FOR TRAVEL 
332; 9,303 ARD SUPPORT 

aJBSUBTOTAL: 9,300 

ACCOUNT NUMBER 035 FOR MEAL5/ENTMT m 
3R3 3,083 ARD SUPPORT 

3UBSUBTCTAL: 3,080 

ACCOUNT NUMBER 411 FOR SEMINARS 
3RE 6,350 ARD SUPPORT 

SUBSUBTOTAL: 6,350 

ACCOUNT NUMBER 63E FOR PURCHASED SRV.CS: 
SHE 36,460 ARD SUPPORT 

SUBSUBTOTAL: 36,460 

ACCOUNT NUMBER 681 FOR OS-LAB 


2R2 

56,720 

ARD SUPPORT 

3UBSUBT0TAU;; 

56,720 


SUBTOTAL: 

110,918 



1993 ORIGINAL CAPITAL BUDGET INFORMATION 

**** NO CAPITAL BUDGET INFORMATION AVAILABLE FOR PROJECT 317 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169329 











PROCESS DEVELOPMENT PROJECT PLAN 


Pag? no. 
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TcCHNuLGSV ASSESSMENT 219 R&D 


finest or:: 

Start : 01/01/92 End: 12/38/92 

Outside Resources: 



MAN YEARS TO GO KAN YEARS TO GO 
PERSONNEL:ASSIGNED CURRENT YEAR NEXT 12 MONTHS 

JELLEMA, M 0.05 8.83 
NELSON,, S 0.10 0.10 
TINDALL, J 0.10 0.18 


Total Reiainmg Project Man Years: 0.25 
Man Years to go Current Year.,,..: 0.25 
Man Years to go Next 12 Months.,,: 0.25 


1992 ORIGINAL OPERATING BUDGET INFORMATION t 
«« NO BUDGET INFORMATION AVAILABLE FOR PROJECT 219 


1992 ORIGINAL CAPITAL BUDGET INFORMATION 

«« NO CAPITAL BUDGET INFORMATION AVAILABLE FOR PROJECT 219 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 
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PROCESS DEVELOPMENT PROJECT PLlftN 
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DON. PROD. SUPP.-EX., PROD.SUP. 220 R&D MAJOR PROGRAM 

PACKAGING SUPPORT, FACTORY SUPPORT, SUBJECTIVE SUPPORT, AND PROCESSING PLANT SUPPORT. 


Requestor: COX 

Start: 31/01/92 End: 12/33/92 

_ Project Budget: _ 

Capital i Expense: 

$ 3.00 I $ 0. 00 


Outside Resources: 
NONE 



NAN YEARS TO GO 

MAN YEARS TO 60 

PERSONNEL ASSIGNED 

CURRENT YEAR 

NEXT 12:MONTHS 

BELL, U 

8.10 

8.18 

CRAVQTTA, T 

8.48 

8.48 

DEANE, K 

0.80 

3.80 

DEMIAN, B 

0.45 

0.45 

DUNNAWAY, R 

1.08 

L00 

EXISTING PRODUCT! SUP 

2.88 

2.80 

GANNON, T 

0.10 

8.10 

GARRETT, W 

8.35 

3.05 

HALE, R: 

0.15 

8.15 

HOSKINj 3 

0.50 

0.53 

JACKSON, N 

0.05 

3.35 

KROUSTALIS, C 

0.30 

8.30 

LAM, K 

0.10 

3.10 

MAIT, B 

1.00 

1.88 

MAXWELL, Hi 

0105 

0.05 

PALMER, A 

0.25 

0.25 

PARRISH, K 

0.05 

0.05 

PFUEGER, J 

0.85 

8.05 

RUZIAK, S 

8.10 

0.10 

SHELTON, J 

0.18 

8.10 

3KALAK* R 

0.23 

8i23 

SPRUILL, D 

0.70 

8.78 

SWAIN, J 

0.60 

8.60 

TAYLOR* 3 

0.49 

0.49 

THOMAS, P 

1.00 

1.00 

WARFIELD, H 

8.30 

0.38 

WILLIS' V 

8.62 

3.62 

WITTCAMP, D. 

1.30 

1.08 

WOODSON, B 

0.30 

0.30 

YATRAKIS, G 

0.25 

8.25 


Total Retaining Project Man Years: 13.89 

Man Years to go Current Year : 13.89 

Man Years to go Next 12 Months...: 13.89 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 
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ACCOUNT: NUMBER 330 FOR TRAVEL 

5R4 13,165 FACTORY TRIALS, MARLBORO SUPPORT - FLAVOR TECH SUPPOR 

SUBSUBTOTAL: 13,165 

ACCOUNT NUMBER 035 FOR MEALS/ENTMT 30* 

5R4 2,.6OT FACTORY TRIAL, KARL STANDARD,FLAVOR TECH SUPPORT 

SUBSUBTOTAL: 2,609 

ACCOUNT NUMBER 075 FOR EXP. DIRECT MATL 
534 3,081 NEW FLAVOR MATERIALS-FLAVOR TECH SUPPORT 

SUBSUBTOTAL: 3,381 

ACCOUNT NUMBER 160 FOR MISCELLANEOUS 


5R4 

540 

FLAVOR TECH1 SUPPORT 

□UBSliBIOTAL: 

548 



ACCOUNT NUMBER!411 FOR SEMINARS 

5R4 4,,366 NEW TECH TRAINING-FLAVOR TECH SUPPORT 

SUBSUBTOTAL: 4,366 

ACCOUNT NUMBER 632 FOR PURCHASED SRVCS 
5R4 13,349 ANALYTICAL EQUIP.,FLAVOR TECH SUPPORT 

SUBSUBTCTAL: 13,849 

ACCOUNT NUMBER 691 FOR OS-LAB 


5R4 

29,852 

CCMICALS t LAB SUPPLIES - FLAVOR TECH SUPPORT 

SuBSGBTOThL:; 

29,352 


3U3IGTAL: 

Bo, dB2 



1992 ORIGINAL CAPITAL BUDGET INFORMATION ! 

♦*** NO CAPITAL BUDGET: INFORMATION AVAILABLE FOR PROJECT 220 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 
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1992 QRISINgL CARITfiL BUOEET INFORMATION Page no. 181 

**** m CAPITAL BUDGET INFORMATION AVAILABLE FOR PROJECT 221 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 
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1 m uRISIfxAL OPERATING BUDGET INFORMATION! 


Pag? no, 


103 


SLiBSUBTOTAL: 9,862 

ACCOUNT haJMBEH 691' FOR OS-LAB 


3R4 

10,069 

PHYS. RES SUPPORT: 

SUBSUBTOTAL: 

10,869 


SUBTOTAL: 

26,295 



1992 ORIGINAL CAPITAL BUDGET INFORMATION 


60,000 1TRAN/OSIRIS SYS* PHYS RES SUP 

90,000 CONN WEB INSPECT SYS-PHYS RES 


TOTAL: 


150,000 




Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


2020169334 








TGTfiL OPERATING BUDGET: 22,433,410 Page no. 104 

TOTAL CAPITAL BUDGET: 11,148,434 


Source: https://www.industrydocuments.ucsf.edu/docs/pkpkOOOO 


SCC69T0202 



